CBD STREETSCAPE AND 
UTILITY IMPROVEMENTS 
PHASES II AND III 


PROGRESS MADE THIS WEEK WORK ANTICIPATED NEXT WEEK 
MONDAY-FRIDAY [09.30-10.04] MONDAY-FRIDAY [10.07-10.11] 
¢ Brick crosswalks [Phase 2 and 3 areas] ¢ Brick crosswalks [Phase 2 and 3 areas] 
¢ Miscellaneous punch list items [downtown] ¢ Miscellaneous punch list items [downtown] 


DETOUR INFORMATION OTHER IMPORTANT INFORMATION 
Expect temporary detours/traffic patterns/parking ¢ Brick crosswalks require temporary detours/ 
restrictions for crosswalk work; please obey flaggers/ traffic/parking restrictions; please drive 
signage. cautiously and obey flaggers/signage. 


+ If you have questions/concerns regarding the 
ALL businesses and pedestrian access remain open. project, please reach out to a contact listed below. 


£ 


Clay Keller, P.E. 
Meredith Hannah 


630-936-9456 & pkeller@bla-inc.com p se 


630-547-5345 mhannah@glenellyn.org [E] 


CBD STREETSCAPE AND 
UTILITY IMPROVEMENTS 
PHASES II AND III 


Hawthorne Blvd 


Crosswalk construction requires one-way traffic patterns/detours. 
The work on the 18 crosswalks will occur in two distinct stages, each 
taking two weeks. Half of each crosswalk will be under 
construction/closed to traffic. 


CROSSWALK 
CONSTRUCTION 


The mid-block zones between the crosswalk work are not 
anticipated to be open to traffic, but may be open for on-street 
parking as feasible (parking signage in some cases may be facing the 
wrong direction). 


t Ave 


STAGE ONE 


THROUGH MID NEXT WEEK 


PLEASE DRIVE CAUTIOUSLY AND OBEY FLAGGERS/SIGNAGE. 


Anthony St 
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CBD STREETSCAPE AND 
UTILITY IMPROVEMENTS 
PHASES II AND III 


Hawthorne Blvd 


Crosswalk construction requires one-way traffic patterns/detours. 
The work on the 18 crosswalks will occur in two distinct stages, each 
taking two weeks. Half of each crosswalk will be under 
construction/closed to traffic. 


CROSSWALK 
CONSTRUCTION 


The mid-block zones between the crosswalk work are not 
anticipated to be open to traffic, but may be open for on-street 
parking as feasible (parking signage in some cases may be facing the 
wrong direction). 


STAGE TWO 


BEGINS LATE NEXT WEEK 


PLEASE DRIVE CAUTIOUSLY AND OBEY FLAGGERS/SIGNAGE. 


Anthony St 


Duane St 
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9° downtownge.com 


